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Honorable Brendan T. Byrne 
Governor of New Jersey 


Dear Governor Byrne: 


It is my pleasure to submit to you this report on major 
accomplishments and activities of the Department of Transportation 
during the 1973 calendar year. 


The improved coordination of Department activities 
initiated by internal reorganization in 1972 was carried forward 
in 1973 and is being strengthened in 1974 by greater emphasis on 
the need for an intermodal approach to meeting the State's trans— 
portation needs. 


The fiscal limitations under which the Department operated 
in 1973 resulted in many needed projects being deferred. In an 
effort to move ahead with projects necessary to improve highway 
safety and reduce traffic congestion, thgepartment proposed that 
a $200 million bond issue be submittey um in 1974, 


Alan Sagner 
Commissioner of Transportation 
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Interstate Highway Contracts Completed ..... 


‘ime Railroad and bus services were preserved and expanded with 
increased operating subsidies and capital improvements. Highway 
spot safety improvements and beautification helped to make driving 

safer and more pleasant. Important segments of the Interstate 

Highway System were opened to relieve crowded conditions on local 


streets. 


Following are highlights of the Department's activities 
throughout the year. 


JANUARY 


A key 4.4-mile segment of Interstate Route 80 was opened for 


eastbound travel between Cherry Hill Road and the existing portion 
of Route 80 at Edwards Road, Parsippany-Troy Hills Township, Morris 
County. An important segment of Route 21 Freeway was opened from 
Lafayette Avenue to Monroe Street in Wallington and Passaic, to 
improve traffic flow on local streets. 


FEBRUARY 


Approval was received from the Commuter Operating Agency to 
execute agreements with the Central Railroad, Lehigh Valley Railroad, 
Reading Railroad, and a consultant to conduct a study of potential 
consolidation. 


A preliminary application was submitted to the Urban Mass 
Transportation Administration (UMTA) for a capital improvement grant to 
assist in financing rehabilitation and conversion of the electrified 
branches of the Erie Lackawanna Railway and to purchase 200 new high- 
speed electric multiple unit commuter cars. 


Arrangements have been completed to conduct hearings re- 
quired by UMTA on the preliminary application for a grant to assist 
in purchasing the buses formerly operated by the Inter—City Bus Co. 
and the purchase of 50 new diesel buses. 


February 12 saw a new single day record set in the number of 
riders in the Haddonfield-based Dial—A-Ride bus demonstration program. 
The number carried that day was 967. The prior high was 889 in 
December. 


MARCH 


A public hearing was conducted on the application to the 
U.S. Department of Transportation for a capital improvement grant to 
assist in financing construction of a park-and-ride station on the 
Erie Lackawanna Railway in the vicinity of the junction of State High- 
way Routes 10 and 53. 


The transfer of employees from the Department of Public 
Utilities to this Department has been completed. This action is re- 
lated to recent legislation transferring the grade crossing elimina- 
tion fund to Transportation. 


The work load of the Electrical Bureau has increased as a 
result of legislation permitting the Department to participate with 
local governments in the installation and maintenance of traffic 
Signals off the State Highway System. While the Department will be 
reimbursed for the cost of such work performed, it is anticipated 
that the actual cost to the local governments will be considerably 
less than if they performed the work themselves or had it done by 
private contractors. 


The need for a public hearing for replacement of the Alex- 
auken Creek bridge on Route 29 Lambertville, Hunterdon County, was 
eliminated through correspondence with affected individuals, meetings, 
and a public information center. The Community Relations Program 
thus enabled the design of the bridge to proceed without delays en- 
tailed in pre-hearing and post-hearing procedures. 


The Bureau of Environmental Analysis completed its work 
on Environmental Impact Statements for Interstate Route 895, the 
Crosswicks Creek wetlands area of Interstate Route 295, and access 
ramps from the Garden State Parkway (Route 444) to MetroPark,as 
well as a supplement to the U.S. Route 206 Newton Bypass Draft 
Environmental Impact Statement. Statements for Route 895 and 444 are 
final statements. The Route 295 statement is an assessment for the 
U.S. Army Corps of Engineers as part of the Department's request for 
permits to dredge the Delaware River and use the dredged material 
for fill in construction of the freeway. The Route 206 statement 
identifies the impact of two additional alignments which were developed 
as a result of a public hearing held in January. 


Research personnel met with the National Theatre Owners of 
New Jersey in an effort to develop park—and-ride facilities for commuters 
in the northeastern counties. The owners indicated they are interested 
in this concept utilizing portions of their drive in theatre lots, 
but not at the price the Department was able to pay. 


An experimental delineation system for center barriers has 
been installed on U.S. Route 130 in Pennsauken to determine what type 
of illumination effectively will warn motorists at night that the 
roadway ahead is divided by a center barrier. Crash tests were con- 
ducted on steel and aluminum sign posts to determine which posts 
would more readily give way under impact. 


APRIL 


Contracts were awarded for the purchase of seventeen 33- 
passenger buses, five 45-passenger buses, and five 49 to 5l-passenger 
buses. These new buses will be leased to bus companies throughout 
the State to help assure the bus-riding public of continued and im- 
proved service. 


A contract was awarded for standby electrical generating 
facilities on the Erie Lackawanna Railway at Spring Valley, Suffern 
and Waldwick. This work will permit the locomotives to be shut 
down overnight and will eliminate complaints that have been received 
concerning noise from idling engines. 


A 13(c) labor protective agreement was executed by the 
Commuter Operating Agency and the Amalgamated Transit Union Joint 
Conference Board for New Jersey. When certified by the Secretary 
of Labor, the agreement will protect employees who may be adversely 
affected by improvements to the Lindenwold High Speed Line in Camden 
County. 


The award of a $21.5 million contract providing for the con- 
struction of another section of the Trenton peripheral highway places 
under construction all work necessary to connect existing Interstate 
Routes 95 and 295 with U.S. Route 1 at Bakers Basin in Lawrence 
Township. 


he Haddonfield-based Dial-A-Ride service area now includes 
all of Haddonfield, Barrington and Lawnside, and portions of Cherry 
Hill Township covering 8.8 square miles with a population of 34,942. 
The average weekday ridership was 738 passengers, down from the 
March figure of 846, but above the February average of 680. 


For the Association of N.J. Conservation Commissioners 
annual Conservation Commissioners Day in Trenton, the Office of 
Information Services arranged and conducted a tour of construction 
projects to demonstrate environmental protection practices. The 
Office later conducted a panel discussion devoted to environmental 
actions at all stages of project development. 


A preliminary application providing for a capital improvement 
grant to assist in financing the bus transportation industry was 
approved by the Commuter Operating Agency for presentation to the 
U.S. Department of Transportation, Urban Mass Transportation Admin-—- 
istration (UMTA). The program would provide commuters with 660 new 
buses and 565 refurbished buses. The total cost is estimated at 
$47.2 million, of which $31.7 million would be provided by UMTA. 


Twenty-six rehabilitated railroad passenger cars were 
delivered to the Central Railroad of New Jersey for commuter operations. 
The coaches had been used by the Erie Lackawanna Railway. The transfer 
was possible through the delivery of 27 new push-pull coaches to EL. 


The first phase is underway in a program to eliminate illegal 
signs within the rights of way of the State Highway System. Special 
teams from five Right-of-Way offices moved into action to survey 
highways. After this phase of the program has been completed, it will 
revert to the Bureau of Maintenance. It is estimated that the cost of 
removing the thousands of illegal signs will be approximately $150,000. 
The program is being undertaken at the direction of the Federal Highway 
Administration, which will participate in the cost. 


The final Environmental Impact Statement (EIS) for the pro- 
posed Access Ramps to MetroPark from Route 444 was submitted to the 
Division Office of the Federal Highway Administration (FHWA). 


The Office of Information Services completed preparations 
for and conducted an opening ceremony for a new 8.5-mile section of 
Interstate Route 295 between Burlington-Mount Holly Road in Burlington 
Township northward through Springfield, Florence, and Mansfield Town- 
ships to Rising Sun Square Road in Bordentown Township. This now pro- 
vides 56 miles of uninterrupted freeway travel from the Delaware 
Memorial Bridge. The Office conducted a public hearing for proposed 
improvements in Morris and Essex Counties to Route 10 and conducted two 
preview conferences with local officials for Routes 35 and 338 in 
Monmouth County. 


JUNE 


The office of Aeronautical Development conducted a class in 
Aircraft Accident Reporting Procedure for 75 municipal police to pro- 
vide information on the immediate actions that must be taken at an 
aircraft accident scene. 


The Commuter Operating Agency reached agreement with the 
Central Railroad of New Jersey for expansion of the electrical standby 
facilities at the Harrison Yard to accommodate an additional 45 State- 
owned air conditioned passenger cars. 


Improvements have been completed on the Elizabeth Station 
of Penn Central and the facility is fully operational. The ticket 
office was moved from the lower level of the westbound side to the 
eastbound side, where the majority of passengers requiring tickets 
board trains. A new westbound shelter was constructed and short— 
term parking facilities were provided. 


The Department has entered into agreement with the Depart- 
ment of Environmental Protection to develop an employee interchange 
program of engineers and environmental specialists. It is anticipated 
that these temporary assignments will improve the sensitivity of the 
respective staffs of the two departments for each other's problems 
as well as provide an excellent opportunity for the training of key 
personnel. 


Among the five construction contracts awarded during the 
period, one of the most significant was a drainage project in Pater-— 
son, Passaic County, Recent Federal approval of a storm sewer system 
which passes through the Great Falls National Historic Site has per- 
mitted the Department to proceed with construction which will link 
Route 20 freeway with Interstate Route 80 to provide better travel 
for local and through traffic. 


Another important contract awarded was for dualizing portions 
of Routes 35 and 38 in Monmouth County. Doubling the capacity of 
Route 38 will enable the highway to handle future traffic which will be 
generated with the completion of Interstate Route 195, the Trenton-to- 
the-Shore Expressway. 


Right-of-Way acquisition for all the properties required 


for completion of Interstate Route 78 from Springfield Avenue, Union 
County, to the New Jersey Turnpike in Newark has been completed. Except 
for the Union County Park properties, all the right of way for Route 78 
from Still Valley to Newark Airport has been acquired and cleared. This 
involved 3,200 parcels of real estate and 5,075 relocations of families 
and businesses. The total cost exceeded $86 million. 


Work on the Environmental Impact Statement (EIS) for Route 
287 in Morris, Passaic, and Bergen Counties has been suspended tem- 
porarily due to the decision to initiate additional corridor studies. 
The Draft EIS has been essentially completed. 


Because of inclement weather, the Office of Information Services 
selected a site under a bridge for the opening ceremony for Interstate 
Route 280, the long-awaited Essex East-West Freeway. Motorists now 
may travel non-stop from the Newark metropolitan area through the urban 
areas of the Oranges, Roseland, Livingston, East Hanover Township, 
and through the Hatfield Swamp to Parsippany-Troy Hills Township, 
where the freeway links directly with Interstate Route 80. 


JULY 


The Training Section of the Division of Employee and Manage-— 
ment Services launched a new Engineering Orientation Program. Fifty 
new engineers heard heads of Divisions, Bureaus, and Sections explain 
the structure and functions of their respective units. The program 
is designed to assist newly-hired engineers to better understand the 
Department's organization, operations, and objectives. In addition, 
it will help the new engineer understand the work of other employees 
as it relates to his own and will enable him to obtain the basic 
information needed to do an effective job. 


Two additional sections of Interstate Route 80 were opened 
to traffic, to provide motorists with a total of 31.6 miles of un- 
interrupted travel from U.S. Route 46 in Denville, Morris County, 
west to the Polkville-Mt. Herman Road in Blairstown Township, Warren 
County. One section was from the Polkville-Mt. Herman Road east to 
County Route 521. The other was from County Route 517 east to the 
Morris Canal. 


The Bureau of Operations Safety has developed a new approach 
to assigning priorities for spot safety improvements. It involves 
comparisons of accident statistics by counties, municipalities and 
routes, and photo-recording of highway conditions. 


The Federal Highway Administration approved the final Environ- 
mental Impact Statement for Interstate Route 895 between Burlington 
and Bristol, Pa., to connect Interstate Route 95 in Pennsylvania and 
Interstate Route 295 in New Jersey. The final draft of the Draft 
Environmental Evaluation Document for Interstate Route 78 from 
Haffsville, Pa., to Still Valley has been approved by the Federal 
Highway Administration Division Engineer and the Department's 
Division of Economic and Environmental Analysis, and has been returned 


to PennDOT for appropriate approvals and printing. 


AUGUST 


Heavy rains during the month caused considerable flood 
damage throughout the State, with the hardest hit areas in Somerset 
and Union Counties. Department Maintenance forces immediately com— 
menced emergency operations with approximately 60 men and 30 pieces 
of equipment aiding the local communities in cleaning up.- 


Nineteen of 27 new buses purchased as a pilot project to 
provide continued and improved bus service were leased to various 
operators in a demonstration program to determine the extent to which 
substitution of new buses for old equipment can reduce the need for 
operating subsidies. The buses will replace equipment all over 20 
years old in an effort to develop a clear view of the performance of 
different types of coaches under various operating conditions. 


The Department's Maintenance Bureau employed its first female 
Maintenance Worker who began work with a road maintenance crew in the 
Somerville area. This action received much publicity and stimulated 
the Division of Personnel Services to investigate the adoption of 
physical strength and endurance tests for all maintenance workers prior 
to employment. These tests were developed jointly by the Bureau of 
Maintenance and the Division of Industrial Engineering. 


Aeronautics Division personnel presented to 50 newly—commis— 
Sioned State Police Officers appropriate information on their res-— 
ponsibilities at the scene of an aircraft accident. 


The Planning Division's Bureau of Common Carrier Planning 
prepared an analysis of a hydrofoil commuter service between Atlantic : 
Highlands and Manhattan sponsored by the private sector. The sponsor 
indicated an average weekday ridership of 8,800; however, planning 
engineers estimate a ridership of only 850. 


. The Haddonfield-based Dial-A-Ride demonstration project has 
been expanded a third time to incorporate additional portions of Cherry 
Hill Township. The service now covers 10.9 square miles with a popu- 
lation of 39,882 persons. The expansion developed an increase in 
ridership of approximately 100 persons daily. 


SEPTEMBER 


On September 10 the State's half-fare bus program for senior 
citizens went into effect. The Commuter Operating Agency (COA) 
finalized more than 250 agreements with individual bus companies through- 
out the State to provide intrastate bus passenger service for senior 
citizens during off-peak hours on regular routes at one-half the 
regular adult fare. 


A $1,278,000 contract was awarded by the COA to the General 
Electric Company to rehabilitate nine State-owned commuter rail diesel 
cars for use in the Central Railroad Company of New Jersey suburban 
commuter passenger service. 


The Office of Information Services conducted a fourth public 
hearing on the Department's application for a Federal grant to purchase 
1,235 new and used buses. Information personnel also assisted officials 
of Denville in their conduct of an opening ceremony for a 3.5-mile 
section of Interstate Route 80 between Parsippany—Troy Hills and 
Denville. 


OCTOBER 


To reduce the backlog in issuing identification cards for the 
Senior Citizen Half-Fare Bus Program, arrangements were made by the 
Director of Employee and Management Services for secretarial units 
throughout the Department to assist the regular staff of the Special 
Services Office in the Division of Commuter Services in the completion 
of I D cards. Through this effort the backlog was largely eliminated. 


Arrangements were made for Department engineers to assist the 
Department of Environmental Protection in the development of construction 
contract guidelines for large sewer disposal plants and interceptor lines. 
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The cash fares on the buses in the Haddonfield-based Dial—A-— 
Ride bus demonstration program were reduced from 60 cents to 30 cents 
for all riders, and senior citizens' fares were halved again to 15 cents. 
Indications are that this action has increased ridership by 20 percent 
in October from September's count of 22,326 to 28,537. The weekday 
average daily ridership increased from 740 to 1,004. In addition, 
a new shuttle service run was commenced between the Haddonfield station 
of the Lindenwold High Speed Line and Ellisburg Shopping Center, Cherry 
Hill Hospital and the Cherry Hill Mall. 


The program for renewal of railroad ties in the Bay Head yard 
of the New York & Long Branch Railroad has been extended. This will 
provide for installation of 1,500 additional ties to assure dependability 
of the track structure. 


A groundbreaking ceremony marked the start of construction of 
a new park and ride facility at the Middletown station on the New York 
& Long Branch Railroad; and a brief ceremony opened the Trenton Freeway. 
The Office of Information Services also prepared and distributed TV 
Slides and spot announcements to promote the State's half—fare bus pro- 
gram for senior citizens. j 


Work started on the Department's headquarters new central 
heating plant by the Division of Central Services. It is anticipated 
that the new facility, which will consolidate 17 separate Fernwood 


area heating systems into one, will produce an estimated annual saving 
of $80,000. 


The Bureau of Quality Control received 5,470 samples and per- 
formed 14,200 tests on bituminous concrete, portland cement cylinders 
and soil aggregates, among others. This represents the greatest 
number of samples recieved for an October period in the Bureau's 
history. The former record was 4,833 in 1969. 


NOVEMBER 


The COA signed agreements with three transport workers 
unions to guarantee labor protection for employees who potentially 
may be adversely affected by the Department's programs to upgrade the 
bus industry. The agreements are a Federal requirement in connection 
with the Department's application for grants from the Urban Mass . 
Transportation Administration (UMTA). 


OEE 


The Department, through the Office of Employee and Management 
Services has made arrangements to conserve energy by reducing thermostat 
settings and by turning off all non-essential lighting units with limited 
use of exterior lights for safety and security reasons. 


Representatives of the Office of Aeronautical Development 
provided technical assistance to Atlantic City officials in evaluating 
proposals for developing a formal master development plan for Bader 
Field. Aeronautics representatives met also with Federal Aviation 
Administration officials to discuss New Jersey's evaluation and analysis 
of the V/STOL concepts pertaining to the Department's planning inputs 
for the proposed State Airport System Plan Study. 


Opening of the last section of Interstate Route 80 was 
marked by a special ceremony and distribution of a commemorative program. 
In addition, the Office of Information Services conducted three public 
hearings on the Department's application for a Federal grant from the 
Urban Mass Transportation Administration for upgrading and extending 
the Erie Lackawanna Railway. 


Ridership on the Camden County Dial-A-Ride demonstration pro- 
ject increased again this month. From 28,53/ riders in October, which 
was a significant increase over September's 22,326, the November rider— 
ship went to 34,147--a new all-time high. The increase reflects the 
wider area covered by the service, holiday travel and most recently, a 
reduction in fares. 


Following the Governor's order to reduce speed on the State 
Highway System to 50 mph, Maintenance initiated an emergency program to 
change 764 signs, and the project was completed in less than eight days. 


Some areas of production are being handicapped by material 
shortages. Aluminum is in short supply and delays have been experienced 
in the repair and replacement of damaged highway sign and traffic signal 
bases. Contractors on. some construction projects also have encountered 
difficulties in the delivery of construction materials. To help 
alleviate the situation the Department is reviewing specifications to 
determine whether suitable substitutions may be permitted without 
seriously affecting normal high standards. 


Copies of the Draft Environmental Impact Statement for Inter- 
state Route 78 in the vicinity of the Watchung Reservation in Union 
County were distributed to local, State and Federal agencies for their 
comments. The availability of the Statement for public review was 
advertised in local newspapers and editors were advised of the various 
locations where the report is available to the public. 
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DECEMBER 


The Bureau of Program Evaluation and Coordination completed 
the second draft of the "Action Plan" which was distributed statewide 
to various Federal, State and county public groups and private sector 
environmental groups for comments. The Plan describes the processes 
and procedures the Department proposes to follow to insure that 
adequate consideration is given to social, economic and environmental 
effects of Federal-aid highway projects, and that decisions made on 
such projects are made in the best overall public interest. 


A second printing of the Interstate Route 78 Environmental 
Impact Statement was necessary to meet the demand for copies. In 
addition, exceptional interest in the Statement prompted the Depart-— 
ment to extend the review period one month to permit more agencies 
and the private sector to make comments. ; 

The Commuter Operating Agency (COA) gave approval to the West 
Windsor Parking Authority to open the new parking facility at the 
Princeton Junction station on the Penn Central Railroad mainline. The 
COA also approved a proposed monthly parking fee. 


The new Trenton railroad station was officially completed 
with the opening of a new restaurant facility. Other portions of the 
station, including a new waiting room, concourse, baggage area and 
parking facility were opened earlier in the year. 


The COA awarded contracts for installation of two oil-water 
separator systems as part of the Department's continuing program of 
protecting and enhancing the environment. One system will be installed 
at Bay Head on the New York & Long Branch Railroad; the other at 
Raritan on the Central Railroad of New Jersey. The systems will 
separate oil from ground water and direct the oil to holding tanks. 


The Camden County Dial-—A-Ride bus demonstration project 
registered another increase and new high in ridership, possibly due 
to holiday shopping. The month's total was 36,677, up 2,530 from 
November's high of 34,147. 


The Department released a six-year capital improvement 
program for public transportation as part of the State's observance of 
Public Transportation Week. The report indicated that an investment 
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a ‘Transportation trends in New Jersey during most of 1973 re- 
I ea relatively stable, with no additional emphasis on any of the 
various modes. 
: i zi | 
. The end of the year, however, saw a decrease in auto usage 
due to the energy crisis, which correspondingly accounted for slight 


increases in the use of public transportation. 


The following indicators are a barometer of New Jersey's 
everchanging transportation picture. 


POPULATION - Up slightly during the year by 66,000 to 
15 396, 330, indicating a decrease of 14,000 compared to the previous 


year's 80,000 increase. 


MOTOR VEHICLE REGISTRATIONS - Rose by 173,602 to 4,307,602 
showing that suburbanites still rely on their pe reonal autos, even if 
only to drive to a park and ride station or a shopping center. 


LICENSED DRIVERS - The number of motor vehicle operators’ 
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licenses in force during the year increased 212,938 to 4,472,550, in- 
dicating continued reliance on the private automobile as the principal 
means of travel. 


GASOLINE CONSUMPTION — Gasoline consumption increased by 150 
million gallons to 3.50 billion gallons. 


VEHICLE TRAVEL — On all roads in the State, motor vehicle 
travel increased to 48 billion miles, 1.0 billion over last year. 


TRAFFIC VOLUMES —- An average increase of 4 percent for all 
New Jersey roads, with an increase of 14 percent on Interstate highways. 


RAILROAD RIDERS — Overall railroad ridership decreased 
slightly, during the year, reversing last year's small upward gain. 


BUS RIDERS - The number of passengers on bus lines increased 
slightly, attributable to ridership generated by the State's half-fare 
program for senior citizens, and the end-of-the year energy crisis. 


AVIATION ACTIVITY — General aviation activities showed a 
continued increase in 1973. Fixed base operators activity, helicopter 
use, and air cargo carriers increased while State aircraft registra-— 
tions declined slightly. 


HIGHWAYS 


As the Department approaches completion of its Interstate 
System, vital sections of several of the arteries remaining in the 
engineering stage have a questionable future. 


Unless the difficulties confronting this program are resolved 
there is a possibility these segments may be abandoned. This could 
have a serious impact on the overall effectiveness of the State's 
Interstate network. 


> 


The urban spread of the past few years continued, with an in- 
creased demand for adequate roads to service the vast array of new 
housing and shopping center developments throughout the State. 


Based on figures supplied by the Department's Bureau of Data 
Resources, 1973 traffic volumes on the State's highway network showed 
an average increase of 4 percent. An increase of 14 percent was in- 
dicated for the Interstate system. It is anticipated this increased 
use will continue as more sections of the Interstate system and other 
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freeways are opened to traffic. 


RAILROADS 


During 1973, the five companies that operate passenger rail- 
road service in New Jersey found the upward trend of the previous year 
reversed, and experienced a slight decrease in ridership, due to the 
economic downturn. Total ridership measured by the number of eastbound 
passengers, decreased by 2 percent from 84,515 to 83,064. 


Penn Central Railroad showed a 4 percent increase, while the 
Erie Lackawanna Railway showed a 5 percent decrease. The Pennsylvania 
Reading Seashore Lines increased 13 percent, the Reading Railroad de- 
creased 8 percent, and the Central Railroad of New Jersey showed a de- 
crease of 9 percent. 


Ridership on the Boonton Branch and the Pascack Valley Line 
of the Erie Lackawanna declined 10 percent and 4 percent, respectively, 
with an overall decline registered of 5 percent. 


BUSES 


Several bus companies played a significant role in the upgrad- 
ing and expansion of bus transportation throughout the State for 1973. 
They are as follows: 


’ TRANSPORT OF NEW JERSEY (1) Added new service in Bergen County 
from Fort Lee to Bergenfield and Paramus; (2) Instituted special bus 
service between Camden (Ferry Avenue PATCO Station), Cherry Hill (Mall 
Area), and Willingboro (Plaza Area) to the United States Army Electrical 
Command Complex in New Shrewsbury which would preserve approximately 
120 existing jobs at the complex and provide new employment opportuni- 
ties; (3) Instituted a 10-cent experimental fare program on the Newark 
City Subway between Penn Central Station and the Broad Street Subway 
Station in Newark. 


GARFIELD & PASSAIC TRANSIT COMPANY added service to compensate 
for the discontinuance of service by Garfield & Passaic Bus Company. 


ROCKLAND COACHES added service between Closter, Paramus, and 
Hackensack. 


MARATHON BUS LINE AND AMBOY COACH added service to extend its 
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present Sayrewoods route through Old Bridge to connect with the New 
Brunswick line. 


BORO BUSSES COMPANY added service between Red Bank and Free- 
hold to serve the new Federal Office Complex at New Shrewsbury. 


JERSEY BUS added service between Butler and Morristown to 
provide feeder bus service to the Erie Lackawanna Railroad Station at 
Morristown. 


AVIATION 


Aviation activity during the 1973 year indicated an overall 
continuing increase trend. Newark Airport passenger traffic decreased 
to 6.4 million from 6.7 million in 1972 while air cargo tonnage in- 
creased slightly to 147,000 tons. Mercer County Airport passenger 
traffic increased slightly to 41,534 from 39,616 in 1972, while air car- 
go tonnage decreased to 121 tons. 


The number of aircraft registered in the State decreased from 
3,475 in 1972 to 3,212. Air traffic operations at tower controlled 
airports continued an overall gain. Mercer County Airport air traffic 
operations increased from 149,716 in 1972 to 176,924 in 1973. 


Morristown Airport operations increased from 181,936 in 1972 
to 202,000 in 1973. General aviation (air passengers carried) stabilized 
during the 1973 year. 


The three primary commuter airlines carried 172,624 passengers 
compared to the 170,114 passengers carried in 1972. The apparent stabil- 
izing of passenger traffic carried by the commuter airlines and the de- 
crease in the Newark passenger traffic can be attributed in part to the 
energy crisis during the latter part of 1973. New York Airways, which 
serves Morristown and Newark to New York City points with scheduled 
helicopter service carried 17,478 passengers from Morristown Airport in 
Lo 7% 


id San 
the Department of Transportation found itself in the 
cament similar to that of many families——not enough money 
responsibilities. Even through the Department received an 
n its appropriation, the effects of inflation eroded the gain. 
el any of the same urgent needs remained or intensified. The 

_ Departme t reevaluated all projects and attempted to proceed with those 

that would benefit the public most. However, elimination of some 

_ bottlenecks had to await more adequate funding. 
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WHERE THE MONEY CAME FROM 


Funds available to the Department in fiscal 1973 were $430.4 
million, compared to $364.4 million in 1972. The funds came from three 
sources; State appropriations, Federal aid and funds made available by 
the 1968 Transportation Bond Issue. 


STATE APPROPRIATIONS - All monies collected by the State, in- 
cluding those derived from transportation-related taxes and fees, go in- 
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STATE FEDERAL 1968 BOND 
APPROPRIATION AID FUNDS 
($182.7Mil.) ($134.8 Mil.) ($112.9Mil.) 


-- » WHERE THE MONEY WENT 
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CAPITAL GENERAL PLANNING & 
IMPROVE MENTS STATE RESEARCH 
($294.1 Mil.) OPERATIONS | ($4.2Mil.) 
($71.1 Mil.) 
DEBT 
SERVICE 


($28.5 Mil.) 


to the State Treasury's General Fund. A total of $182.7 million was 
appropriated to the Department from the General Fund, compared to 

$123.9 million in 1972. This represents the original appropriation of 
$157.4 million augmented by supplemental appropriations throughout the 
year to meet the additional requirements of the railroad and bus passen- 
ger service subsidy programs, bond interest, and other legislated programs. 


FEDERAL AID - Monies from the Federal Highway Trust Fund made 
available to New Jersey in fiscal 1973 remained at approximately the 
same level as the previous two years, $134.8 million. The Trust Fund is 
comprised of Federal excise tax receipts on motor vehicles and accessor- 
ies and motor fuel, among other items. Annually, funds are released to 
the States for construction, improvement or maintenance of roads, in 
accordance with policies set by Congress and the President. 


BONDS - The 1968 Transportation Bond Issue made available 
$112.9 million, about $6 million more than the prior year with $90.4 
million for highway capital improvements and $22.5 million for improve- 
ments of public transportation facilities. This compares with $93.8 
million for highways and $12.4 million for public transportation in 1972, 
and reflects the Department's increased emphasis on improving public 
transportation. 


WHERE THE MONEY WENT 


The cost of developing, building, rebuilding and maintaining 
New Jersey's transportation services amounted to Paice. million in fis- 
cal 1973, including funds carried over from previous years, somewhat less 
than the $418.3 million expended in 1972. The expenditures were as 
follows: 


CAPITAL IMPROVEMENTS - About 72 percent of the money, $294.1 
million was used for construction and improvement of the State and local 
highway systems and rail and bus improvements. The highway portion 
amounted to $271.6 million, including $17.9 million for State Aid to 
Counties for improvement of local roads, while rail and bus projects 
received $22.5 million, an increase of over 80 percent. This compares 
with $320.8 million for capital construction of highways, and $12.4 
million for rail and bus improvements in 1972. 


The increase in spending for rail and bus rolling stock, rail- 
road station improvements, provision of park and ride facilities, and 
upgrading or elimination of railroad crossings represents the Adminis- 
tration's efforts to provide essential mass transit services to New 
Jersey citizens, despite the many problems caused by dealing with five 
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bankrupt railroads. 


GENERAL STATE OPERATIONS - This classification encompasses 
three areas formerly referred to as maintenance, operations and adminis-— 


‘tration. In fiscal 1973, $71.1 million was allocated for these purposes 


as compared to $81.6 million in 1972. The breakdown for 1973 is as 
follows: highways, $40.7 million, rail and bus operations, $25.3 million, 
and $5.1 million for administration. 


The $25.3 million is an increase of almost 50 percent in spend- 
ing for railroad and bus subsidies. 


DEBT SERVICE - $28.5 million was spent for bond interest and 
bond redemption for the 1930 Bond Issue as well as the 1968 Bond Issue. 
This compares with $20.3 million for fiscal 1972. 


PLANNING AND RESEARCH - The expenditure for overall Planning 
and Research activities was $4.2 million compared to $4.1 million for 
fiscal 2j9 2. 


gta 
on & Maintenance 


a La 7 
i, 


4 Pete eartatioh Operations & 
>  . Local Aid 
Right of Way 
Employee & Management Services 
Fiscal Management 


Information Services 


TOTAL 


As of June 13, 1974, the Department had 


a total of 5,388 employees on its payroll 


in budgeted and temporary positions. 
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Location 


Princeton 
Junction 


Middletown 


Raritan 


Rahway 


Trenton 


Princeton 


PUBLIC TRANSPORTATION PROJECTS AWARDED IN 1973 


County 


Mercer 


Monmouth 


Somerset 


Morris 


Union 


Mercer 


Mercer 


Description of Projects 


Purchase of five 45 passenger motor buses for 
use statewide in a demonstration project to 
learn whether new buses will curtail maintenance 
costs of bus companies. 


Purchase of five 49 & 51 passenger buses for 

use statewide in a demonstration project to 
learn whether new buses will curtail maintenance 
costs of bus companies. 


Purchase of 17, 33 and 35 passenger motor buses 
for use statewide in a demonstration project to 
learn whether new buses will curtail maintenance 
costs of bus companies. 


Purchase of six motor buses for use in the 
Haddonfield-based Dial-A-Ride demonstration pro- 
Teck. 


Penn Central 
Construction of new parking lot and access road; 
364 spaces created. 


New York and Long Branch Railroad 


Bid Amount 


$1935555u8 
248, 398 


489,133 


101,489 


3/9300 


Expand parking lot, resurface existing parking lot; 


total 1,214 spaces. Extend low level platform. 


Construct drainage and oil/water spearator system 


at the Raritan Yard of Central Railroad of New 
Jersey. 


Rehabilitate nine 85-foot railroad diesel cars 
for use on Various railroad tines. 


Erie Lackawanna Railway awarded a contract for 
station improvements on the Morristown Line 


between Highland Avenue and Denville. 


Penn Central Railroad awarded a contract for 
rehabilitation of the Rahway station. 


Penn Central Railroad 


New Trenton Station at street level and 
modernization of passenger concourse. 


Princeton Junction Commuter Parking Area. ° 


636,947 


333,444 | 


=a 


1,261,575 


950,000 


833,000 


$2.3 milijon 


$495 ,000 


$2.2 million 


1 for Central Railroad of 


Sigo milion 
Por. Rehab litation of stations of Central 
_-- Railroad of New Jersey. $228 ,000 
2. a . 
no : Expansion of Electrical Standby Equipment 
at Harrison Yard of Central Railroad of 


New Jersey $50,000 


New York & Long Branch Railroad 


Rehabilitation of 13 Grade Crossings on 
New York & Long Branch Railroad (part of 
$1.56 million program to rehabilitate 74 
locations). $200 ,000 


Bus Commuter Services 


Purchase of 29 new buses for use Statewide $931,000 


- Haddonfield Camden Dial-A-Ride Busing Demonstration $139 , 700 
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NEW JERSEY 
DEPARTMENT OF TRANSPORTATION 
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RAILROAD PASSENGER SERVICE 


SCALE OF MILES 


99 n ve" an 
= +9 Oo} cy 0 Aa) 


148,750 
151,419 


7,099 


UiJes io Tt i ii a 
a | 175,884 


(87,068 | ( | lay ae 
82,626 At 
84,515 1611437 


83,064 : 165,094 


Fiscal 


¥ear 


1961 
1962 
1963 
1964 
1965 
1966 
1967 
1968 
1969 
1970 
1971 
1972 
1973 
1974 
TOTAL 
(1) 
(2) 
(3) 
(4) 
(5) 


(6) 
(7) 


RAIL ASSISTANCE CONTRACT PAYMENTS 
Ea YEARS peas to 1974 _Capsus 


*Includes Supplemental Payment 


Clad uel 
Central R.R. Erie Penn-Reading is ; 
Total Co. of N. J. Lackawanna Seashore Lines Central 
Sosa Saad $ 1,104,006 $ 1,993,513 Soe 2 1,401,852 _ 
6,546,448 1,546,488 2,738,076 a 2 085,005 us 
6,014,123 1,404,324 2,408,728 200,980 1,816 727 ak 
5,869,741 1,380,086 2,325,084 179,525 1727 36a) 
7,271,640 2,842,055 2,175,240 214,933 1,748,620 Gers 
8,907,683 5,925,000 2,284,150 299,533 (ieee 
9,892,147 5,071,710 4,231,525 219,979 ee 
9,449,279 4,880,005 4,244,447 199,827 er 
9,682,178 4,445,020 4,944,342 15,826 aes 
10,155,968 4,601,014 5,197,259 257 BL 22 @) 
10,239,182 4,314,274 (5). ebosanesaig 350 000 eae 
13,045,354 4,776,792 *7,,452,577. | 350,¢ 000 
19,423,913 6,515,101 «9,106,000 676,212 aces 
29,071,092 10,616,409 (8) 10,413,500 (10) 697,433 ee 
S  $150,256,112 $59 422,284 $64,462,760 9341 845 B3,hg 


Capital Improvement Program in Lieu of Operating’ Subsidy 
Included with EL 

No Subsidy required this year 

Service terminated 

$2,000,000 payment for freight services not includes 
$59 3, 580 paid under 9/1/70 agreement; $58,000 for tra 
$294,985 paid under 9/1/70 agreement; $96,000 for tra: 


a ae sale nl Ste 
} ———— 


176,01 00 150,000 

J/¢ QI, N00 144 000 
ae 80,000 144,000 
190,000 154,000 — 129,000 


330,000 
48,000 
50,000 


150,000 100,000 100,000 


99) 304m a ---- 
mus ie 0 Co., Inc. = - 108,346 7 5<000 20,200 
pERaDaRE % . 58,891 36,568 30,776 
40,000 6,000 = 
300,000 46,115 a 
221,718 - 139,750 55,000 
1 Bergen Cross County 125,000 94,000 92,660 
yy Bergen County Lines (B-1, 3-3, 
 B-4, B-72 & B-6 Added FY 74) 236,000 100,000 
i [NJ, Newark City Subway 239,220 176,000 160,000 
. NJ/PATCO Feeder Bus System 3,000,000 2,000,000 ---- 
j ee Mountain Transit 68,021 67,250 48,000 


tc 


a ; TOTALS $6,878,237* $4,258,224 $1,821,551 


— 


P *Subject to audit - Includes County Participation 


|- ASSOCIATED BUS CO. 

2- PASSAIC ATHENIA BUS CO.(1) : Eyes ee 
3- GARFIELD & PASSAIC TRANSIT CO.(2) Z 

4- COMMUNITY BUS LINES 

5- TNJ BERGEN COUNTY ROUTES 


% 7 fog 
6 - ROCKLAND COACHES INC. ; - 
7- MAPLEWOOD EQUIPMENT C0277) * € es Ss 
8- THE HUDSON BUS TRANSPORTATION CO. \, ) 
9- DROGIN BUS CO. (1) * \ @ 
1O-TNJ NEWARK CITY SUBWAY D Ria 
II- TRACKLESS TRANSIT & MOUNTAIN COACHES(1) } MORRIS 
12- JERSEY BUS INC. (8) J < 
\3- ALBERT F BAUER,INC(1) Ng CIS 
14-SOMERSET BUS CO. y Ser 
IS- PLAINFIELD TRANSIT ING, de j 
16- WATCHUNG MOUNTAIN TRANSIT on ! 
17-MIDDLESEX BUS GO.(I)* f Re te 
I8- MARATHON BUS LINE &AMBOY COACH (1) =~ ie 
19-BORO BUSSES CQ.(1) / 
20-NEW YORK-KEANSBURG LONG BRANCH BUS CO, V SOMERSET >; 
21-COAST CITIES COACHES (2) te 
22-ASBURY PARK N.Y. TRANSIT CORP (4) \ oN | 
23-LINCOLN TRANSIT GO.(1)* Werke 2) 
24-MERCER COUNTY IMPROVEMENT AUTHORITY (1) aa se NEbOL eae x ZA 
25- TNJ/PATCO FEEDER BUS SYSTEM (2) ~ ae NF 49) 
26-DIAL-A-RIDE MERCERS ee 
27- ATLANTIC CITY TRANSPORTATION CO(5) \@ ead Mate 
28-GARDEN STATE COACHWAYS (2) \ ec Q2) 
ay TS pos 
EE AALS TRE COUBEROF STATE-oMNED Buses Poy eae 
* THESE COMPANIES OPERATE STATE-OWNED BUSES BUT ©) ar re a 
ARE NOT SUBSIDIZED BY THE STATE. : VS a @3) S 
\ —) 
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ALY Rie Sa eRMemeCte Tarai ets a 614 co hee 6 « 60 © eres 


Sport Parachuting Centers........ 


Air Charter/Commuter.........e0-. 


Federal Aid to Airports (3) in Fiscal 1974. Peoeb ml lon 
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LICENSED. PUBLIC USE c 
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FACIEIVIES MA 2 420 35 
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187 LH 60 ( 64 
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8 TA H7 > eS OL, W 55 
HACKETTSTOWN] oh 
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oP . SKY HARBOR 
Le l ow 70 
SOMERSET HILLS ESSEX T 
278 , H 23 Fairy CJ HANOVER 
61- ‘wan ne ws 170 L, H 20 
105 L, H 27 JERSEY CITY 
4G q / UNION On SO 
CUMULUS RIDGE} oe -) 19 
730 S$ 25 : uy NEWARK | 
58 18 LH 82 
40-30 1 AIR IDENTIFICATION KEY-EXAMPLE ALEXANDRI . PEE ee 
460 L, § 23.L, H 41 ee 40-30 
LICENSE NUMBER 2 91 E . PRESTON 
NAME OF FIELD MERCER COUNTY SOMERSET: : 11d Le Belk 
ALTITUDE - LIGHTS— SURFACE~LENGTH 213 OL H 60 ‘ ws 
[santa Bec Doe an 
ALTITUDE ~ ELEVATION IN FEET ABOVE SEA Lever | 7 
LIGHTS- L (CONTINUOUS) | 
| L, (LIGHTING BY PREARRANGEMENT) | 77 
| suRFACE — H (PAVEMENT) Ww (WATER) | 101 
s ($00) 6 (GRAVEL) S y]_| COLTS NECK 
[LENGTH LENGTH OF LONGEST RUNWAY 4 KUPPER e+ 100 L, S 25 
Se SO a ee ee 87 L,H 33 < 31 
23 Y PARK 
AIRPORT SYMBOLS PRINCETON Fines 
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OR NO SERVICES MONMOUTH 
anata 930 $22 155 L, H 39 
Y”) TURF R/W, NO SERVICES 213 LH 60 
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PAVED R/W MINIMUM SERVICES 115_L_ H 42 
nae OPERATOR, FUEL, TELEPHONE 42 75 
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LAKEHURST N.A.S. 
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27 71 
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22 2 
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145 § 25 o S 5. por 70 
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46- 50. : “> 76 LH 100 
KROELINGER MILLVILLE (S 125—— 
100 t, § 24 || 87 L, HSI ) NORDHEIM 
- coms | f 51s 22 
A, 
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L___120 S_25_ 73 8 LH 22 
nee 4V/ 51 
39-00 HAMMONTON | 4 - 
68 L, H 30 f WOODBINE 
L, H 30 (gh, fF (39H 25 sete 
evs, 156 STATE OF NEW JERSEY 
ore MAY DEPARTMENT OF TRANSPORTATION 
22 L H 50 
ALAN SAGNER -—— COMMISSIONER 
RUNWAY LENGTHS ARE GIVEN TO THE NEAREST FRANCIS R. GERARD 
HUNDRED FEET USING 70'AS THE DIVISION POINT DIRECTOR OF AERONAUTICS 
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INTERSTATE HIGHWAY CONTRACTS AWARDED 
CALENDAR YEAR 1973 


COUNTY DESCRIPTION MILEAGE 


Essex Grading, Paving and Signs. East of 
Waverly Viaduct to West of N. J. Turnpike 1.590 
Toll Plaza, Newark 


Union Demolition of Buildings - Garden State 
Essex Parkway to Elizabeth Avenue, Newark Plessis cat 
Essex Grading, Paving and Structures. West of 
Lyons Avenue to West of Nye Avenue, 0.916 
Newark 
Union Grading, Paving and Bridges, West of Union 
Essex Avenue to West of Lyons Avenue, Irvington sifey BB 


and Newark 


Essex Grading, Paving and Structures. West of 
Nye Avenue to West of Route 21 (McCarter 1.847 
Highway) Newark 


Bergen © Widening and Resurfacing. Polifly Road 
to River Street, Hackensack 1.378 
Morris Highway Lighting. East of Parsippany 
Road Relocation to Pine Brook Road, 
Parsippany-Troy Hills Township 4.598 
Essex Reconstruction of Deck and Approaches of 
Hudson Stickel Bridge over Passaic River, Newark 0.245 
Mercer Grading, Paving and Structures. West of 


Route U.S. 1 to North of Bear Swamp Road, oft ps Pe 
Lawrence and Hamilton Townships 


Mercer Grading, Paving and Structures. North of 
Bear Swamp Road to Kuser Road, Hamilton See, 
Township 

Camden Grading, Paving and Structures. Benjamin 


Franklin Bridge to Federal Street, Camden 0.4237 
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19,733,473. 


12,473,842. 
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TOTAL 15 24 776 275 3016 4166 


COUNTY 


Camden 


Essex 


Union 


Essex 


Essex 
Union 
Warren 


Sussex 
Morris 


Warren 


Morris 


Morris 


Bergen 


Bergen 
Passaic 


Mereer 
Monmouth 
Ocean 


Morris 
Essex 


Morris 
Essex 


INTERSTATE HIGHWAY PROJECTS COMPLETED 


____ CALENDAR YEAR _1973_ 


DESCRIPTION 


Grading, Paving and Structures - Federal 
Street to Atlantic Avenue, Camden 


Grading and Bridges - Elizabeth Avenue to 
West of Frelinghuysen Avenue, Newark 


Channeling of Bryant Brook, Springfield 
Township 


Demolition of Buildings - Lyons Avenue 
to Badger Avenue, Newark 


Demolition of Buildings in the Cities of 
Newark and Livingston 


Grading, Paving and Structures - County 
Road 517 Interchange to Abandoned Iforris 
Canal, Allamuchy, Byrum and Mount Olive 
Townships 


Grading, Paving and Structures - Decatur 
Street to East of Delaware Road, Knowlton 
Township 


Grading, Paving and Structures - Route 46 
to Troy Brook Branch Relocation, Denville 
and Parsippany-Troy Hills Township 


Grading, Paving and Structures - 
Parsippany Road Relocation to Pine Brook 
Road, Parsippany-Troy Hills Township 


Widening and Resurfacing - Polifly Road 
to River Street, Hackensack 


Safety Improvements - Martin Street to 
Fletcher Avenue, Paterson and Fort Lee 


Lighting Signs and Sign Structures - 
County Route 539 to County Road 527 


Paving, Bridges, Landscaping, Electrical 
and Signs = Route 80 Interchange to 
Seetland Road 


Lighting and Signs - Route U.S. 46 to Day 
Street, Parsippany~Troy Hills, East 
Hanover and Livingston Townships 
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9.781 
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COST 


8,757,101 


5,435,319. 


326,337. 


324797. 
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8,513,861. 
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Westampton and se ae Tomships. 
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Grading, Paving ae Structures wey 
Burlington-Mount Holly. Road mats ‘burt ae, 
-Columbus Road . = 


wh Me . yee 


Grading, Pate Pie Structures. iva Aaron 


Burlington-Columbus Road to ‘Hedding Road | aeear 


Grading, Paving and Structures Shed qer : 
Road to Dunn's Mill Road Slee sree 


Demolition of Buildings - Independence 
Avenue to Federal City Road 10.410 


Demolition of Buildings in the City of 
Trenton 0.000 
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440 Hudson 
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555,715.28 


2.3487: | 95,260.25 
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gn Lighting Route 47 to North 12.038 420,698.00 
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Removal of Existing Concrete Retaining 
Wall and Slope Revision Vicinity of 


Copernic Avenue, Woodbridge Township 


Middlesex 


Passaic 
Bergen 


Morris 
Union 
Essex 


Union 
Essex 


=) 


— 


Grading, Paving and Structures —- Blue 
Heron Road to New York-Susquehanna and 
Western R.R., Sparta Township 


Demolition of Buildings, Washington 
Street to Hiram Street, New Brunswick 


Demolition of Buildings, Monroe Street 
bo Route sO, Cities of Passaic, Clifton, 
Garfield and East Paterson 


Prada tavine sand structures ~— Passaic 
Avenue to Erie-Lackawanna R.R., Millburn 
Township 


Paving, Lighting, Signs and Landscaping - 
Erie-Lackawanna R.R. to Baltusral Avenue, 
Avenue, Springfield and Millburn Townships 


ZIG, Sauce | 


7,485,245.83 


985722200 


27,676.64 


Seo 135092, Dbl s62 


0.945 Ve sOL ALO. 97 


440F 


444F 


_ Avenue to 
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duane flea piauees cane 
as grou ene 


Cumberland 
Salem 
Gloucester SS = Bact 
; nas e sy ~~ we : abe 
Mercer Grading, Pavinee ads Sree White 
head Road to Bakers aka Road, Trenton 
: i. ie SG te 
Morris Demolition of Buildings = ~~ Littleton Tash 
a tO ROULE BLO: Morris Plains ek rst 


Middlesex Grading, Paving, Drainage and Viaduct, —-_ pe: 
Francis Street to East State Street, 
Perth Amboy | 0.364 


Middlesex Removal of Existing Retaining Wall and 
Slope Revision, Copernic Avenue, Wood- 
bridge Township O23593 


Middlesex Pedestrian Bridge at King George's Post 
Road over Ramps KET and TKW, Woodbridge 
Township 0.000 


sha i 
fee oe eee 
, Connection Raymond 


away Lighting and Sign Illumination 
ient Way to Erie-Lackawanna R.R., 


441,720.00 


O00 ,7U2 250 


497,301.95 


8 en ae 
ate) Lyndhurst Township 


- eee os 
_ Bergen ee Widening, Resurfacing and Retaining 


Hudson 


Middlesex 


Monmouth 


Monmouth 
Ocean 
Mercer 


Essex 
Morris 


Signs and Lighting - Belleville Turnpike 
to Fish House Road, Kearny 


Pavement Resurfacing - Garden State 


Parkway to Bordentown Avenue, Sayerville 


Dualization and Structures - South of 
West Farm Road to Strickland Road 


Demolition of Buildings Contract #2 
(1973) Howell, Freehold, Manalapan, 
Wall, Brick and East Windor Townships 


Resurfacing and Barrier Curb, Livingston 
Circle to Troys Hill Road, and Route 287 
to Route 53, Livingston, East Hanover, 


Hanover and Parsippany-Troy Hills Town= 
ships & Borough of Morris Plains 


a Walls - Riverside Avenue to Orient Way Peo Sea 1) 


205 59326 20 


1s a BA Aa 


3,517,309.40 


17,170.00 


1,467.800.16 
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31 


31 
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31 


35 
ee 


38 


38 
35 


‘Somerset _ 


Union 


Sussex 


Hunterdon 


Hunterdon 


Warren 


Hunterdon 


Monmouth 


Camden 


Monmouth 


Amwell Townships 


East Brunswick Tommship 


;: ya . ae akg “ 
ea 0 ts Osea ms 
foretex Cure - West. of Washington Avenue Fe. i 
to East of Parkway, and Walnut Street to | “11.056 
Hillside Avenue and Caldwell Avenue to 

Burke Parkway, Green Brook, Scotch ‘Plains, 

Union & Springfield Townships | 


Widening and Resurfacing in the vicinity 

of Franklin Avenue, Franklin _ eae 0.342 
Resurfacing and Widening - Rocktown to 

County Route 518, East Amwell and West | 2.456 


Resurfacing and Shoulder Reconstruction | 
Raritan River to Boro of Glen Gardner ea79 10 


Resurfacing and Shoulder Improvements - 
Musconetcong River to North of Route 57 4.218 


Grooving Existing Concrete Pavement 
Surface - vicinity of Center Street 0.194 


Underwater Foundation Protection - Shark 

River Bridge, Belmar and Avon-by-the-Sea 0.000 562 1540.04 
Barrier Curb Replacement - Chapel Avenue 
to Columbia Boulevard, Cherry Hill Twp. 1.817 552,389.78 


Dualization, Widening and Structures - 

Route 34 to Route 35 and New Bedford Road 3.636 8, 345,537.00 
to Belmar Boulevard, Wall Township and 

Borough of Belmar 


Morris 


Bergen 


Middlesex 


‘Pavement hoe ee - Garden State 
Parkway to Bordentown Avenue, Sayerville 


Resurfacing and Barrier Curb - 
Livingston Circle to Troy Hills Road 
and Route 287 to Route 53 


Livingston Circle Revision, Livingston 
Township 


Grading, Paving and Structures - Re- 
location of Bridge Avenue over Point 
Pleasant Canal, Point Pleasant and 
Bay Head 


Realignment - Longwood Road to Edson 
Road, Jefferson Township 


Resurfacing - Becker Avenue to Woodland 
Avenue, Maywood 


Intersection Revision - Old Bridge- New 
Brunswick Turnpike to 1500 Feet Easterly, 
East Brunswick Township 


655,190.60 


43,726.00 


7,244 ,000.00 


143,051.59 


7,509,188. 


313,758. 


3,703,000. 


447,406. 


204,854. 
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Ocean 


Gloucester 


Morris 


Gloucester 


Salem 


Camden 


Cumberland 


Union 


LAND-SERVICE ROAD PROJECTS COMPLETED 
CALENDAR YEAR 1973 


DESCRIPTION MILEAGE 
Grading, Drainage, Paving, Bridges and 
Walls, Lafayette Avenue to Monroe 
Street, Passaic PukvV3 
Grading, Paving and Structures - Inter- 
change at New York Avenue, Wayne Twp. 0.741 
Resurfacing and Widening - East Amwell 
and West Amwell Townships 2.456 
Grooving Existing Concrete Pavement 
Surface - South Bound Lane, Vicinity of 
Center Street, Clinton Township 0.194 


Resurfacing and Drainage - Brickyard 
Road to Manalapan Brook, Howell, Freehold, 
and Manalapan Townships 6.495 


Resurfacing, Drainage and Structures - 
Shark River to Ridge Avenue, Neptune Twp. 0.824 


Widening, Resurfacing and Drainage - 
Route 66 to Route 36, Ocean Township ra B36 


Planting - Pine Street to Cliffwood : 
Avenue, Middletown, Holmdel and Hazlet 
Townships 2.148 


Structures, Paving, Widening, Drainage 
and Resurfacing, West Bound Bridge over 
Barnegat Bay and Approaches, Dover Twp. ista0 


Widening, Resurfacing and Bridges, 
Tonkin Street to Redwood Avenue, 
Woodbury 2.230 


Planting and Beam Guard Rail, Chapin 
Road to Passaic River, Montville Twp. 0.394 


Drainage Improvement - Greentree Road 
to Chestnut Run, Glassboro 0.074 


Realignment and Bridge - Oak Lane to 
N. J. Turnpike, Upper Penns Neck Twp. 0.330 


Planting, Browning Road Circle to 
Haddonfield Road Circle, Pennsauken 
and Cherry Hill Townships 1.989 


Resurfacing - North Pearl Street to 
Route 49, Bridgeton 1.890 


Resurfacing, Route 439 to Kingswood 
Road and Westfield Avenue to Newark 
Avenue, Elizabeth JeOL2 


COST 


3,527,676.24 


383 s613 000 


20,550 


956,019. 


25329979 oe 


4,085,000. 


16,249 


9, 69656408 


3,144,707. 


35,310, 


167 ,2593 


424,591. 


24,176. 


93,1635 


239,,d000 


$ 15,394,922.06 
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LAND-SERVICE ROAD PROJECTS COMPLETED A-25 
CALENDAR YEAR 1973 


ROUTE COUNTY DESCRIPTION MILEAGE COST 
87 Atlantic Grading, Paving and Structures - $ 
Maryland Avenue to Eastof Absecon Inlet, 
: Atlantic City and Brigantine 1.449 7530145202609 
130 Salem Intersection Improvement at East Maple 
Avenue and Shell Road, Penns Grove 2120 OT pile dol 
147 Cape May Reconstruction of West Bascule Leaf of 
Bridge over Grassy Sound Channel, 
Middle Township 0.000 332,040.67 
206 Somerset Widening and Resurfacing - Sunset Road 
to County Route 518, Montgomery Twp. 2.746 415,480.00 
287 Somerset Drainage Improvement at Cedarbrook 
Road, Bridgewater Township 0.018 Gant 20G10 


MAINTENANCE PROJECTS 
BY CONTRACT 


CALENDAR YEAR 1973 


Route County Description Cost 
1&9 Hudson Bridge Rehabilitation, Pulaski $ 205,000% 


Skyway, Hackensack River 


a OT Hudson Bridge Rehabilitation, % 
Hackensack River and Passaic 
River Bridges 


1 & 9T Hudson Resurfacing, Rt. 440 to 543,801 
Tonnelle Avenue Circle 


7 Hudson Bridge Rehabilitation, Wittpen % 
Bridge, Hackensack River 


9 Middlesex Resurfacing, Garden State 143,052 
Parkway to Bordentown Avenue, 
Sayreville 

20 & 46 Passaic Manhole Resets, Clifton and 1 Rede bes 
Paterson 

23 Sussex Resurfacing and Intersection 247,600 


Improvement, Franklin Borough 
29 Mercer Slope Repair, Assunpink Creek 02,230 


31 Hunterdon Resurfacing, County Route 518 363,015 
to Rocktown 


Taw ar 
om I7 


410 Aes PPD 
are 46 


* $205,000 is the total amount of Maintenance Funds for the four brigeeea ' 


Snow Removal 


fu1.5 


& 7. oo lak Monmouth ~ . 


ie 


acT & 

Morris 

i? : | he, : = 
Cumberland Resurfacing, city of Bridgeton = 


Somerset -— Resurfaci 2 aaa Witen ices ie) 
Borough & Mc nt gomery Townships ; a8 . 
Canden Recut ta ESR ee ee 


the Vicinity of the Ne Sanat 
Bridge 


Bridge Safety Fencing = 
Fencing of 14 Bridges - Statewide $143, 52330 


Bridge Painting ey 
6 Painting Contracts - Scheduled Poe of 73 Bridges $206,934 


Traffic-Line Painting 
3 Traffic-Line Painting Contracts 


17,594,965 Linear Feet = 3,332 Miles $457,338 


Tree Trimming 
20 Tree-Trimming Contracts - 20 Counties $140,800 


Roadside Mowing 
11 Roadside-Mowing Contracts 


Total = 6,873 Acres $144,000 


213 Contractor Sections - 942 Units of Equipment” 942 Units 
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Hudson 
Union 


Bergen 


Hudson 
Hudson 


Hudson 


Bergen 


Atlantic 


Ocean 


Ocean 


Middlesex 


Morris & 
Sussex 


Passaic 


Somerset 


Somerset 


Atlantic 


Mercer 


MAINTENANCE PROJECTS 
BY DEPARTMENT FORCES 


CALENDAR YEAR 1973 
RESURFACING LOCATIONS 


Depressed Roadway, Jersey City 


North Avenue Jughandle NB, Newark 


Jets Df Rtseol, 9° &-46-to Broad 
St. EBs Broad St'.>to Rt, 46 WB; 
Palisades Park 

Central Avenue & Ramps, Kearny 


Scout Avenue, Kearny 


East of Paterson Plank Road, 
Secaucus 


Hackensack River Bridge Approach 


Westside WB; East Rutherford Boro 


A.C. Expressway North to Rt. 30 
Absecon City 


Manahawkin, Rt. 190 to North of 


Barnegat, Stafford Twp. and Union 


Twp. 


Forked River, North to Jones Rd. 
Lacey Twp. 


Metuchen Avenue to Rt. 1, Wood- 
bridge Twp. 


South of Morris-Sussex County 
Line to North of Hunter Lane, 
Jefferson Twp. & Sparta Twp. 


North of Rt. U.S. 46 to 10th Ave. 


Circle, Paterson 


Middlebrook to Washington Ave., 
Bound Brook Twp., Green Brook 
Twp., Bridgewater Twp. 


Ree Geuutssdi1ccLon, NIDT to Rt. 
ZI Rte pamps at Rt. 28, 
Bridgewater Twp. 


NOrcioLs co. RL. 2/5, Galloway 
Twp. 


North of I-95 to No. of Stony 
Brook, Hopewell Twp., Pennington 


MILEAGE 


1.00 
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cost 
24,800 
2,600 


8,650 


36,250 
2,000 


9,600 


3,520 


63,500 


236,000 


16,800 


95,000 


99,000 


200,500 


17,200 


32,800 


69,000 


137,000 
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COUNTY 


~ Hunterdon 


Hunterdon 


Hunterdon 


Hunterdon 


Warren 


Middlesex 


Monmouth 


Monmouth & 
Middlesex 


Monmouth 


Monmouth 


Gloucester 


Passaic 


Bergen 


Bergen 


Passaic 


Passaic 


Passaic 


RESURFACING LOCATIONS 


Stanton Station to Prescott 
Brook, Clinton Twp. 


So. of Entrance of Sanitorium 
to Main St. Glen Gardner Bo. 
Lebanon Twp. 


Main St. to South of Musconet- 
cong River, Hampton Bo., Wash- 
ington Twp. 


Molasses Hill Road to I-78, 
Clinton Twp. 


Essex Road to Pohatcong Creek 
Washington Twp. 


North of Monmouth — Middlesex 
County Line to So. of Old 
Mill Road, Madison Twp. 


Lefferts Lake, Vicinity of 
Matawan Bo. 


No. of Cliffwood Avenue to 
So. of Cheesquake Cr., Matawan 


Twp., Madison Twp. 


Sears Avenue to Highland Bridge 


WB, Highland Boro, Middletown Twp. 


Co. Rt. 520 to So. of Highland 
Bridge, Sea Bright 


Vicinity: of: Co. Rt. 5536p Co. 
Rt. 551, Mantua Twp. 


Lakeview Ave. to Passaic River 
Paterson 


Hackensack River to Teaneck Rd. 
Ridgefield Park Twp. 


Rt. 93 Ramp from Rt. 46 EB, Ridge- 


field Bo. 


Rifle Camp Rd. (Mountain Road) 
Ramp, Little Falls Twp. 


Lower Notch Road Ramp, Vicinity 
MP 59.35 Little Falls Twp. 


Browestown Road Ramp, Vicinity 
MP 58.7, Little Falls Twp. 


MILEAGE 
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48,500 


60,500 


6,550 


111,500 
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54,500 
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COUNTY 
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Morris 


Gloucester 


Salem 


Gloucester 


Hunterdon 


Monmouth 


Warren 


Sussex 


Sussex 


Gloucester 


Middlesex 


Middlesex 


Middlesex 


Hunterdon 


Burlington 


Mercer 


RESURFACING LOCATIONS 


McBride Ave. Ramp, Vicinity of 
MP 58.0, Little Falls Twp. 


West of Mt. Lakes Blvd. to East 


of Lackawanna Blvd. EB, Mt. Lakes 


Boro. 


South of Glassboro, Pitman Boro 
Line to Pitman Ave., Glassboro 


Pennsville, Orchard Ave. to Dunn 
Line, Pennsville Twp. 


North*or’ Co. Rt. 336; te Rt. 45 
Elk Twp., Harrison Twp. 


Service Rd. (Bellwood Ave.) 
Vicinity of MP 11.0, Union Twp., 
Bethlehem Twp. 


Co. RE. 520"to Central RoR. Crossing 
in Matawan, Malboro Twp., Matawan 


Boro 


Mingle Rd., Blairstown to East 


End of Marksboro, Blairstown Twp. 


Frelinghuysen Twp. 


Warren County Line to Vicinity of 


Fredon-Greendell Rd. Fredon Twp. 
North Road, Hardystown Twp. 


Vicinity of Woodbury Cr. NB 
W. Deptford Twp. 


Prongiry..aget.CO. Rt. 535 
Vicinity MP 72, Cranbury Twp. 


Cranbury Brook to Main St. SB, 
Cranbury Twp. 


Commercial Avenue to Rt. 18 


Pattenburg Interchange, East for 
1.1 miles, Union Twp. 


Co. Rt. 528 Spur to Columbus By- 


Pass, Springfield Twp., Mansfield 


Twp. 


Ewing St. to Hillside Ave., 
Princeton Twp. 


MILEAGE 
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cost 


4,750 


27,200 


20,800 


54,700 


116, 700 


24, 800 


215,000 


E29. 300 


&0,500 


31,600 


2,400 


2,650 


53,300 


27,200 


7,750 


129,200 


49,300 


ROUTE COUNTY RESURFACING LOCATIONS MILEAGE COST 
206 Mercer Hun School 1.65 S$: Siva 
206 Morris No. of Rt. 24 50 Furnace Rd. 0.90 26,800 

Chester Twp. 
206 Sussex Culver Lake, No. of Pedestrian 0.70 20,900 


Overpass to Culvers Inlet, 
Franford Twp. 


206 Sussex South of Route 15 to No. of 4.00 143,600 
Branchville, Franford Twp., 
Branchville Boro. 


206 Somerset Harlingen Road to Belle Meade 1.20 71,500 
Overpass, Montgomery Twp. 
206 Sussex Montague, Montague Twp., Sandy- 1.55 76,300 
stone Twp. 
284 Sussex Vicinity of MP 3.4 to New York 3.70 87,800 
State Line, Wantage Twp. 
I-295 Gloucester Ramp at Raccoon Creek, Logan Twp. 0.20 7,000 
I-295 Camden Jct. of Rt. 42 and I-76, Ramp 0.25 6,650 
over WB Rt. 42 and I-76, Belmar 
I-295 Camden Access Rd. Kresson Rd, to N.J. 0.20 5,190 
Turnpike, Cherry Hill Twp. 
I-295 Burlington Ramps 73, Vicinity 36.9, Mt. 0.10 5,450 
Laurel Twp. 
322 Gloucester Richwood-Aura Rd. to Co. Rt. 553 2.95 76,600 
Harrison Twp., Glassboro Boro. 
322 Gloucester Vicinity of- 1-295 to. CoweRe. 954 2.80 95,200 
Logan Twp., Woolwich Twp. 
S.G. Salem Fort Mott State Park 0.25 7,000 
TOTAL 93.35 $3,484,660 
Traffic-Line Painting 
19,483,852 lineal feet 3,690 Miles 
Signs 
Fabricated 14,404 Units 
Snow Removal 
604 units of equipment 604 Units ~ 
Ice-Control Materials 
Sodium Chloride 41,5577 fons 
Calcium Chloride 4,498 Tons 
Abrasives 14,994 Cu. Yds. 


Chloride Pre-Mix 6,738 Tons 
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MAINTENANCE FACILITIES v 
(OPEN ALL YEAR) 


A-32 


s UEVARIVORVGGURVOURUGUNUGRRAGRVAORID . 
200 200 
e TEE EEE Eg! BEREEEL INSEE ee iT. 
OURRRRROGG | RERRRRRRRRRRRRRRRGORED | | 
160 ad 

t meeps | | See BRRGSEaT | 
- SOE ; EET cote 
. “etter | 


i 
WwW 
i—] 


120 


aa (00 SSS Oe 


Babe 
RRRUEE 
1 a 


wo 
a] 


oo 
o 


~ 
i—) 


a 
Oo 


TEER MT oases ee 
—y 
— 
i) 


on 
Qo 


& 
—) 


w 
i—] 


ay 
i—) 


[ JAN 
FEB 
} 
MAR 
P 
MAY 
SEPT. 
OcT 
NOV 
DEC 
JAN. 
FEB. 
MAR. 
APR. 
MAY 
JUNE 
JULY 
[AUG 
L 
pease Pee 
OCT. = 
ran SSS a a 
DEC 
JAN 
FEB 
MAR 
APR 
MAY 
JUNE 
| vuty| 
AUG 
SEPT 
OCT. 


SY SARI EK SS TE 
ho 
=) 


aE . 


i—} 


aren Ae) 
= 1 
=> D<k 


DE 


CUMULATIVE DOLLAR VALUE OF TRANSPORTATION CONTRACTS AWARDED 
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, Essex County 


New Brunswick, Middlesex Co. 


ement Bus: _ Camden, Camden County 
All Companies 


' a + 
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cree Rak ot £ ) 
Capitol Improvement Bus: Hackensack, Bergen County 


Grant. All Companies 


Capitol Improvement Railroad: Morristown, Morris County 
Grant HaleteR. 


Nov. 2] Capitol Improvement Railroad: Netcong, Morris County 
= Grant Belen i Re 
oa 
a Nov. 28 Capitol Improvement Railroad: Maplewood, Essex County 
Pe Grant Relig Renee 
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LEGAL SERVICES 
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AERONAUTICS 
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